DART AEROSPACE LTD 


| WorkOrder: | 2562 | 
E 


Description: Latch Assembly Part Number: 


1 EXPEDITING Issue W/O i 
| ' Pme ewe BÀ Bion loo 
Possible Supplier: Southco, P/N: C2-32-25 
Certification Required 
Receive and Inspect for transit damage A sd] 
Attach certification Cy S/a loo 
Cpe ARA Y 
2.Discard hardware Ü 
5 STORES Pick: 
Qty Part Number Description Batch Z 
1 D3015-7 Lock Nut BIYE 7o A o Jospeh J 
METAL Drill Hole to 0.191" » 
[o que oreen bale 
METAL Assemble Lock Nut to Hinge ' : ; 
I E esi. 
: NM AL SA 
Loc /2 AO _ bem /so 
11 EXPEDITING Close W/O 
Cost / Part: / SY Syc ET DATA 


Drawing: D2586 Rev C1 


CATA E AA O O 
Re-format 

C [990423 |Reformt — — —  — S S S 

| D | 010824 |AddedD3015-7nut — — | 

| E | 02.01.31 |Addedinspectlevel21 — — — —  - | 


RELEASED 


ESSERE, A 


Dart Aerospace Ltd 


WORK ORDER CHANGES 


rome Approval 
m STEP PROCEDURE CHANGE esed 


NCR: ` WORK ORDER NON-CONFORMANCE (NCR) 


Corrective Action Section B 
Description of NC Verification | Approval Approval 
DATE STEP Section A M Action Description Sign & Section C Design Mgr | QC Inspector 
M Mgr Design Mgr Date 


| 


Part No: PAR #: Fault Category: _ 1 1 NCR: Yes w DQA: dd. ee Date: OS] | | BL 


NOTE: Date & initial all entries QA: N/C Closed: _ Á—  J Date: 


H:\forms\Quality Assurance\approved forms\NCRWO revC 


ER 


vh PR ae D2586 sry oF) 


SCALE 


DOOR LATCH NTS 


E EASE AT eese ce 008 
RELEASED 
rr n Exe; REVISED C'BORE DE EPTH 


EN A ol. FE 11 ADD 3015-7 PIN 


DRILL DOF. EXISTING 
THREADS TO OJU DIN. 


l A / NC'BORE TOP 
NN / REMOVE MAT'L FROM. 
NU EXISTING BOSS ¡E 
\.7 TO CLEAR MS27039-1 2E 

v SCREW HEAD USING 


END | MILL 60.375 min 


AOTE: MIAKE FROM wu A 
- s w^ 0.500 MAX 
SOUTHCO PART # C2-32-25 BETON TG 
ENG INTES 
US CONTRO s CORY 
SULJECT TU ZEN Y 
WITHOUT NOWCE 


WORK ORDER 
7 | no. ZEZ 


Copyright 1996 by DART AEROSPACE LTO 


Pe 
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D 
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E 
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Dart Aerospace Ltd. 


Hawkesbury 
Work Order No 0024562 
Project Name D2586 
Project For WK546 
Work Order Type Main 

Main WO Number 

House Part Number D2586 
Description Door Latch 
Manufactured Yes 

Amount Req'd 100 

Amount Done : 0 

Start Date : 10-13-05 
Est Finish Date 11-21-05 
Act Finish Date 

Drawings Reqd No 

Ok for Approval 

Approval Rec'd 

Estimated 

Material Cost 0.00 
Engineering Hours 0.00 
Engineering Cost 0.00 
Production Hours 0.00 
Production Cost 0.00 
Packaging Hours 0.00 
Packaging Cost : 0.00. 
OverHead Hours 0.00 
OverHead Cost 0.00 
CNC Hours 0.00 
CNC 0.00 
Misc. Hours 0.00 
Misc. 0.00 
Burden ; 0.00 
Total Cost ` : 0.00 
Mark up 0.000 
Selling Cost 0.00 


Labour Hrs/Amount Done 
Profits/ (Loss) 


Job Costing Report 


Actual 


Estimated 
0.00 


Oct 13, 2005 
11:58 am 
Department Code: 
Burden Flags NNNNNNN 
WO Status Open 
Invoice State Not Invoiced 
Invoice Date 
Invoice Number : 
Invoice Amount : 0.00 


Order Entry No 


OE Value : 0.00 


Est Mark Up 0.000% 
Actual Mark Up 0.000% 


$0 Posted to Finished Goods 


mu 


Var. $ Posted To Post 
0.00 0.00 0.00 
0.00 
0.00 0.00 0.00 
0.00 
0.00 0.00 0.00 
0.00 
0.00 0.00 0.00 
0.00 
0.00 0.00 0.00 
0.00 
0.00 0.00 0.00 
0.00 
0.00 0.00 0.00 
0.00 
0.00 

Actual 
0.00 
0.00 


0.00 
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Nov. 1. 2005m 3:97PM 


T.C.H. Sales Inc. 

2 40 Emblem Court 
Toronto, Ontarlo M18 1B1 
Trans Continental Hardware 
1370 Willlam St. Suite 4 
Buffalo, New York 14208 
Trans Continental Hardware 
10552 King William Orlve 
Dallas, TX 76220 


1-800-465-8281 
www.tchweb.com 


Date: November 1, 2005 


Customer P.O. No.: 2008818 
Invoice No.: 75709 
TCH Part No.: C2-32-25 


Item Description: Latch Assembly 


in accordance with applicable i 
drawings, approved samples a 
Purchase Order. 


Signature: 


Customer Name: Dart Aerospace Ltd 


CERTIFICATE OF COMPLIANCE 


TCH Order No.: 61406 
Date shipped: October 31, 2005 


This is to certify that the items identified herein have been produced 


structions and or specifications, 
dir other descriptions set forth in the 


Title: 


Job Costing Report Ur 


Dart Aerospace Ltd. Nov 08, 2005 
Hawkesbury | 12:23 pm 
Work Order No : 0024562 

Project Name : D2586 Department Code: 

Project For : WK546 Burden Flags : NNNNNNN 

Work Order Type : Main WO Status : Open 

Main WO Number : Invoice State : Not Invoiced 
House Part Number : D2586 : Invoice Date : 

Description : Door Latch Invoice Number 

Manufactured : Yes Invoice Amount : 0.00 
Amount Req'd : 100 

Amount Done : 0 Order Entry No : 

Start Date : 10-13-05 OE Value : 0.00 
Est Finish Date : 11-21-05 
Act Finish Date : Est Margin : 0.000% 
Drawings Reqd : No Actual Margin : 0.000% 

Ok for Approval 

Approval Rec'd ; $0 Posted to Finished Goods 

Estimated Actual Var. % Posted To Post 


Material Cost .00 1581.00 100.00 0.00 1581.00 
Engineering Hours 
Engineering Cost 


0 
0 0 
0 0 
Production Hours 0.00 0.50 100.00 
Production Cost 0.00 7.45 100.00 0.00 7.45 
Packaging Hours 0.00 0.00 0.00 
Packaging Cost : 0.00 0.00 0.00 0.00 0.00 
OverHead Hours 0.00 0.00 0.00 
OverHead Cost 0.00 0.00 0.00 0.00 0.00 
CNC Hours 0.00 0.00 0.00 
CNC 0.00 0.00 0.00 0.00 0.00 
Misc. Hours 0.00 0.00 0.00 
Misc. 0.00 0.00 0.00 0.00 0.00 
Burden : 0.00 0.00 0.00 
Total Cost : 0.00 1588.45 100.00 b 
Margin : 0.000 0.000 £ () 
Selling Cost : 0.00 1588.45 W 
Estimated Actual V^ 
Labour Hrs/Amount Done : 0.00 0.00 L 
Profits/ (Loss) : 0.00 ( -1588.45) Vy 
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* - Dart Aerospace Ltd. 


Date: Monday, 14/11/2005 8:09:25 AM 
User: Alba Panzuto 


Process Sheet 


Customer : CU-DAROO1 Dart Helicopters Services Drawing Name : LATCH ASSEMBLY 
Job Number : 24562 

Estimate Number : 10303 

P.O. Number : Part Number : D2586 

This Issue : 14/11/2005 S.O. No. : Drawing Number : D2586 REV C1 
Prsht Rev. : NC Project Number  : 

First Issue ESI Type : PURCHASED PARTS Drawing Revision : C1 


Previous Run : Material : 
Written By : Due Date : 30/11/2005 Qty: 100 Um: Each 


Checked & Approved By 
Comment : Est E 02.01.31 Added Inspect level 21 NG 


Additional Product 


Seq. ft: Machine Or Operation: Description : 
4.0 PG PURCHASING 
Comment: PURCHASING 
Issue P/O: 
Possible Supplier: Southco, P/N: C2-32-25 
Certification Required 
ii 3.0 PACKAGING 1 PACKAGING RESOURCE #1 


TL IN 


Comment: PACKAGING RESOURCE #1 
1-Receive and inspect for transit damage 


2-Attach certification 
3-Stock Keys as: C2-32-25 Keys 
4-Discard hardware 
40 D30157 Lock Nut 


SMALL FAB 1 SMALL & MEDIUM FAB RESOURCE 1 


Comment: SMALL & MEDIUM FAB RESOURCE 1 
1-Drill Hole to 0.191" 
2-Counterface as per Dwg D2586 


3-Assemble Lock Nut to Hinge. Leave Latch Unlocked. 


INSPECT WORK TO CURRENT STEP 


QC5 


Comment: INSPECT WORK TO CURRENT STEP 


Page 1 Form: rprocess 


-| Date: , Monday, 14/11/2005 8:09:25 AM 
User: Alba Panzuto 


Customer: CU-DAROO1 Dart Helicopters Services 


Job Number: 24562 


— — — MANI 


Seq. #: Machine Or Operation: 
PACKAGING 1 


IM 


Process Sheet 
Drawing Name: LATCH ASSEMBLY 


Part Number: D2586 


Description : 
PACKAGING RESOURCE #1 


Comment: PACKAGING RESOURCE #1 
Identify and Stock 
Location: 


NI 


DOCUMENT CONTROL 


IN 


Comment: DOCUMENT CONTROL 
Inspection Level 21 


Job Completion 


Page 2 


Form: rprocess 


